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This  report  is  made  for  the  purpose  ox  showing  the  extent  and 
diversity  of  the  improvements  to  city  property  and  the  benefits  to  the 
public  by  the  Federal  Government's  and  the  City's  contribution  to  the 
1Y.P.A.  prograrii  designed  to  aid  the  unemployed  and  leave  permanent  bet- 
terments for  the  edification,  convenience,  comfort  and  health  of  the 
people  of  San  Francisco. 

In  the  execution  of  these  projects,  thousands  of  men  partici- 
pated and  hundreds  of  business  concerns  benefited  directly  through 
sales  of  materials  and  rentals  of  machinery  and  real  estate. 

In  the  determination  of  the  projects  the  most  careful  con- 
sideration was  given  by  the  Federal  "'T.P.A.  Office,  The  City  Depart- 
ments and  cooperating  civic  associations  to  the  necessity  and  useful- 
ness of  each  undertaking. 

"I'-Tiile- some  of  the  projects  cost  more  than  they  might  have  cost 

under  competitive  bidding  it  should  be  kept  in  mind  that  man  labor  vras 

used  instead  of  machines,  wherever  practicable.  On  many  of  the  jobs 

the  actual  costs  were  well  within  the  engineers'  estimates   and  com- 
pared favorably  with  similar  operations  by  contractors. 

liYhen  one  considers  that  a  great  many  of  the  workers  had  to  be 
"broken  in"  to  the  job  it  is  remarkable  that  the  number  of  accidents 
T/ere  not  substantially  greater.  This  fact  has  been  noted  by  the 
Safety  Councils  giving  the  organization  due  credit  for  careful  operat- 
ing methods.  Comparative  records  of  comparable  jobs  show  the  San 
Francisco  organization  among  the  leaders  for  low  accident  rating. 

Credit  is  due  the  engineering,  purchasing  and  directing  force 
for  intelligent  and  conscientious  service.  The  rank  and  file  of  the 
vrorkers  were  faithful,  willing  to  vrork  and  appreciative  of  the  chance 
to  vrork.  In  rare  cases  the  loafer  and  disturber  made  his  presence  un- 
bearable and  was  sumjiiarily  removed.  No  abstract  criticism  can  be  made 
against  the  W.P.A.  workers  on  the  San  Francisco  projects. 

The  actual  accoraplishjaents  of  this  program  are  many.  It  woula 
be  necessary  to  see  the  present  condition  of  the  buildings,  parks, 
playgrounds,  reservoirs,  street  widenings,  surfacing,  walks,  landscap  - 
ing  and  similar  improvements  to  comprehend  the  magnitude  of  the  pro- 
gram already  completed. 

The  total  expenditure  for  the  ^rark  described  does  not  include 
the  amount  spent  on  the  professional  and  service  projects,  (so  called, 
"white  collar"  projects),  under  the  direction  of  this  office. 
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The  vrork  program  was  formed  to  provide  also  for  those  who  were 
not  physically  qualified  for  construction  activities  but  by  peculiar 
talents  and  specialized  training  to  engage  in  a  proper  and  useful  un- 
dertaking among  the  more  "delicate"  projects.  There  have  been  gain- 
fully employed,  at  times,  as  many  as  five  thousand  in  this  work.  The 
results  of  these  projects  have  been  highly  commended. 

Particular  pride  and  satisfaction  is  taken  in  the  fact  that 
there  have  been  no  accusations  of  mismanagement  or  dishonesty,  rumors 
of  scandal  or  political  manipulation  attached  to  the  disbursement  of 
funds  expended  under  the  direction  of  this  office. 

Grateful  acknowledgement  is  expressed  to  the  Yh  P.  A.  office 
staff  for  many  courtesies  extended. 


San  Francisco  Clyde  E.  Healy 

December  1,  1939 
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SUMMARY 


For  the  projects  described  on  the  following  pages: 

The  Federal  Government  expended  $25,176,609 
The  City  Government  4,593,898 


),  770,  507 


The  money  was  disbursed: 

To  labor  including  supervision  9nd 

direction       ^  $22,586,571 

To  material  dealers  for  lumber, 

cement,  hardware,  seed,  plants, 

trees,  rentals  of  machinery, 

trucks,  real  estate  and 

miscellaneous  expense  7,183,936 


5,770,507 


The  labor  payroll  provided  30,448,735  Man  hours 
of  work,  the  equivalent  of  a  force  of  10,000 
men  working  381  eight-hour  days. 


NOTEWORTHY  ACHIEVEMENTS 

(1)  The  program  contributed  to  the  continuance  of  the  normal 
standards  of  living  of  the  working  man's  family  of  San  Francisco  and 
maintenance  of  the  courat-e  and  morale  of  the  ordinary  citizens  through  a 
m.ost  distressing  period. 

(2)  The  distribution  of  $2?,5B6,571,  over  55  months-an  average 
payroll  of  $410,665  per  month-through  the  actual  workers  to  the  store- 
keepers, land-lords,  merchants  and  movies  certainly  had  a  stLmulating 
effect  on  San  Francisco  retail  business. 

(3)  The  spending  of  $7,183, 936-an  average  of  $130,617  per  month 
for  lumber,  cement,  sand,  crushed  rock,  oil,  tools,  paint,  hardware, 
contractors  equipment,  rentals  of  buildings,  trucks,  heavy  machinery 
and  other  miscellaneous  items  aided  the  lines  of  business  in  San  Fran- 
cisco which  have  large  investments  in  equipment  and  pl=nt. 

(4)  The  permanent  improvements  to  public  properties  of  San  Fran- 
cisco at  a  cost  of  $29,770,507,  contributed  t^  make  the  finest  parks, 
playgrounds,  streets  and  recreation  centers  of  any  city  in  /jnerica. 


LIST   OF   PROJECTS 


STREETS  AND  BOULEVARDS 


NAME  PAGE 

Merced  Boulevard  13  -  34  -  43 

California  Street  Widening  14  -  34  -  43 

O'Shaughnessy  Boulevard  14  -  34  -  43 

Silver  Avenue  14  -  34  -  44 

Brunswick  Avenue  14  -  34  -  44 

Merrie  Way  Esplanade  14  -  34  -  44 

Sidewalks,  Curbs,  (Miscall.)  14  -  34  -  44 

St.  Joseph  Avenue  14  -  34  -  47 

Duncan  Street  14  -  34  -  47 

Clarendon  Avenue  Extension  14  -  34  -  47 

Bernal  Heights  Boulevard  15  -  34  -  47 

Harding  Boulevard  15  -  34  -  48 

Lyon  Street  Approach  15  -  34  -  48 

Geneva  Avenue  15  -  34  -  48 

Park  Presidio  By-Pass  15  -  34  -  49 

Garage  &  Office  Building  25  -  34  -  49 

Union  &  Calhoun  Streets  29  -  34  -  49 

Miscellaneous  Streets  29  -  34 


PROJECT  NUMBERS 
782,  1154,  8383(K),  8976(2) 
784 

1202,  1852,  8313(0),  8976(4) 
1849 
1850 
1851 

1891,  8976(1) 
1922 
1923 
2459 

3678,  3313(H),  8976(3) 
3679 

5640,  8264 
6483,  8313(M) 
6771,  8965(2  and  3) 
8969(19) 
8676(5) 
8313,  8976 


LIST       OF        PROJECTS 


NAPIE 

McLaren 
Buena  Vista 
Zoological  Gardens 
Exposition 
Horse  Shoe  Court 
Telegraph  Hill 
Sharp 
Golden  Gate 


PARKS 

PAGE 

15 

-  35  - 

51 

15 

-  35  - 

51 

15 

-  35  - 

52 

16 

-  35  - 

52 

16 

-  35  - 

53 

16 

-  35  - 

53 

16 

-  35  - 

55 

17 

-  55  - 

54 

Inspiration 

17  - 

35  - 

54 

Harding  Park 

Clubhouse 

17  - 

55  - 

55 

Bay  View 

17  - 

35  - 

55 

Balboa 

18  - 

55  - 

55 

Aquatic 

18  - 

35  - 

55 

Mt.  Davidson 

18  - 

35  - 

56 

Lombard 

18  - 

35  - 

55 

Mt.  Lake 

18  - 

35  - 

56 

Sunset 

18  - 

35  - 

56 

Convenience 

Stations 

18  - 

35  - 

57 

Lafayette  Sq 

aare 

18  - 

35  - 

57 

Kezar  Pavili 

on  and 

Stadium 

19  - 

55  - 

57 

Marina  Sea  Wall 

19  - 

35  - 

57 

PROJECT  NUMBERS 

785 

1152 

1153,  8314(N),  8965(6),  5048(N) 

1515,  1616,  1617,  7508,  10420 

1688 

1689,  8314(B),  8965(4),  8965(14) 

1690,  3048(Q) 

1693,  2106,  2176,  8248,  5718,  4415, 

5480,  8955(10),  5859(8),  5859(9) 

1705 

1924,  5859(1) 

5839(1) 

1929 

2175,8514(K),  8965(5) 

2524,  8514(M) 

3048(P) 

3048(R) 

3048 (S) 

3478 

3539,  8965(7),  8314(U) 

1700,  1925,  5839(7) 

3932 
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LIST     OF     PROJECTS 


PARKS 

CONTINUED 

NAME 

PAGE 

PROJECT  NUMBERS 

Chinese  Playground 

27 

-  35  - 

58 

5839(4) 

Sutro  Heights 

27 

-  35  - 

58 

5839(5),  8965(9) 

Merced  Manor 

27 

_  35  - 

58 

5839(6) 

Gilman 

28 

-  35  - 

58 

5839(10) 

Jackson 

28 

-  35  - 

58 

5839(10) 

Landscape  Public  Parks 

27 

-  36 

5839(2) 

Landscape  Public  Parks 

27 

-  36 

5839(10) 

Miscellaneous  Parks 

29 

-  36 

5839,  8965,  8314 

Model  Yacht  Club 

28 

-  36  - 

58 

8965(1) 

Lincoln  Park  Club  House 

28 

-  36  - 

59 

8965(8),  8314(V0 

Jefferson  Square 

27 

-  36  - 

59 

8965(12) 

Old  St.  Marys 

28 

-  36  - 

59 

8965(15) 

Arboretum 

28 

-  36  - 

59 

8965(15) 

LIST  OF  PROJECTS 
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NAME 

Sigmund  Stern  Grove 

Playground  Engineering 

Crocker  Amazon 

Ingleside 

Rossi  Playground 

Douglas  Park 

24th  and  Douglas 

38th  and  Fulton 

Glen  Park  Recreation  Center 


PLAYGROUNDS 
PAGE 

22  -  39  -  61 

22  -  37  -  61 

22  -  37  -  61 

22  -  37  -  62 

22  -  37  -  62 

22  -  37  -  62 

23  -  37  -  63 
23  -  37  -  53 
23  -  37  -  63 


30th  &  Calif.  Recreation  Center  23  -  37  -  63 

St.  Marys  23-37-63 

Helen  Wills  23-37-63 

Gilman  23  -  37  -  64 

Bernal  Field  23  -  37  -  64 

Julius  Kahn  23-37-64 

9th  and  Ortega  23  -  37  -  64 

Ocean  View  24  -  37  -  64 

James  D.  Phelan  Beach  24  -  37  -  64 

Francis  Scott  Key  School  24  -  37  -  65 
Park  Presidio  Recreational  Cen.  24  -  37  -  65 

Tivin  Peaks  Reservoir  24  -  37  -  65 

Vicente  Playground  25  -  37  -  65 

Funston-Hayward-Fr.  Crowley  25  -  37  -  65 


PROJECT  NUMBERS 

1030 

1031 

1151,  3S3B,  8978(4) 

1198 

1199,  8973(11),  6819(12) 

1200 

1201 

1701 

1703,  6445,  7668,  8978(9) 

1704 

2370 

3478 

3547 

3548 

3549 

3720 

3839 

8776,  8978(7) 

6402(5),  8969(5),  8969(26) 

6402(7),  8969(7) 

3969(1) 

6819(1) 

6819(2) 
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CONTINUED 


LIST  OF  PP.  0JSCT3 


PLAYGROUNDS 


NAI'ffi  PAGE 

16  Playgrounds,  including  25  -  37  -  B5      6819(2) 
Vicente,  W.  Portal,  Rossi, 
Aptos,  Bay  View,  Douglas, 

Fr.  Crowley,  Funston,  Gilman,  Jackson 
Julius  ?[ahn,  Hayivard,  Ocean  View,  Por- 
tola.  Stern,  Visitacion. 

Chinese  Playgro\md  26  -  38  -  65 

27th  and  Cabrillo  26  -  38  -  65 

Mission  26  -  38  -  66 

Girl  Scouts  26  -  38  -  66 

Fr.  Crowley  26  -  38  -  66 

Merced  Manor  26  -  38  -  66 

Landscaping  &  Rehabilitation  26  -  38  -  66 
of  North  Beach,  Funston,  Ex- 
celsior, Michael  Angelo,  24th 
and  Douglas,  Portola 

Landscape  Various  Parks  26  -  38  -  66      8978(1) 

Landscape  Public  Parks  26  -  38  -  66      6819(10) 

Potrero  Hills  25  -  38  -  66      8978(3) 

Corona  Heights  26  -  38  -  55      8978(6) 

27th  and  Cabrillo  26  -  58  -  66       8978(3) 

Dolores  27  -  38  -  67       8978(12) 

Bay  Street  Reservoir  27  -  38  -  67      8978(15) 

Lake  Merced  Skeet  Field  27  -  38  -  67      8976(16) 

Miscellaneous  Playgrounds  27  -  38  -  67      6819,  8978 


PROJECT  NUIvIBERS 


6819(3) 
6819(4) 
6819(5) 
6819(7) 
6819(8) 
6819(9) 
6819(10),  8978(2) 


LIST  OF  PROJECTS 


PUBLIC  BUILDINGS  AND  OTHER  DEPARBiENTS 


NAME  PAGE 

Coroners  Office  20  -  39  -  69 

Auditorium  21  -  39  -  69 

Vvest  Portal  Library  21  -  39  -  69 

Bernal  Hei;^hts  Library  21  -  59  -  69 
San  Francisco  V.  el  fare  Bldi^.   21  -  39  -  69 

51  Gough  Street  21  -  39  -  69 

Municipal  Railvrays  21  -  59  -  70 

Airport  22  -  59  -  70 

Academy  of  Science  24  -  39  -  70 

Police  Training  Academy  24  -  39  -  70 

Miscellaneous  Buildings  25  -  59  -  70 

Golden  Gate  Park  Stable  19  -  39  -  70 

So.  &  Mission  Police  19  -  39  -  70 

Pistol  Range  19  -  39  -  71 
Parking  Area  37th  a   F'alton   19  -  39  -  71 


FR9JECT  NUivlBERS 


Bay  Bridge  Fiesta 
Golden  Gate  Bridge  Fiesta 
Laguna  Honda  Home 
San  Francisco  Hospital 
De  Young  lluseujn 
Commerce  High  School 
Galileo  High  Under-Pass 
Adams  School  Annex 
Visitacion  Nursery  School 


2u  -59-71 

20  -  39  -  71 

19  -  40  -  71 

19  _  40  -  71 

19  _  40  -  71 
IS  _  40  -  71 

20  -  40  -  72 

24  -  40  -  72 

25  -  40  -  72 


Cabinet  Repairs  &  Fuel  SupplylS  -40-72 


3550 


3631 


6402(1),  8969(2),  8965(15) 


8969(8) 

11) 
89G9(27) 

15) 

8969(23),  8515(L) 

6085,  8718 
5),  8969(4) 
4) 

8969 


Hall  of  Justice 


20  -  40  -  72 


846  J 

89691 

8599 , 

8969 

4311, 

654i 

6402( 

6402( 

6402, 

1699 

1933 

8969(12) 

5359(8) 

6197 

6861 

1195 

1195,  3969(25) 

1197,  8969(29) 

1499 

6250,  7553 

8969(9) 

8969(13) 

526,  6404(6),  6146,  9969(6), 

1649,  5821 

3481,  6402(2),  8969(3) 
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LIST  OF   PROJECTS 

CONT'.  PUBLIC  BUILDINGS  AND  OTHER  DEPARTMENTS 

NAME  PAGE  PROJECT  NUMBERS 

Miscellaneous  Fire  Houses  20  -  40  -  73  1702,  1932 

Bluxom  Street  Fire  House  21  -  40  -  73  8969(10),  8969(21) 

Valencia  Street  Fire  House  21  -  40  -  73  8969(24) 

Angel  Island  13  -  40  -  73  1643 
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STREETS   AND   BOULEVARDS 


The  improvement  on  the  streets  and  boulevards 
is  one  of  the  most  important  results  of  the 
whole  program.  The  street  widenings,  badly 
needed,  permit  increased  vehicular  traffic 
movement,  provide  parking  space,  better  shop- 
ping and  unloading  facilities  for  the  store- 
keepers and  safer  highways  for  the  Fire  De- 
partment and  pedestrians .  The  boulevard  con- 
struction has  formed  several  important  links 
in  the  general  State  Highv/ay  program  of  con- 
necting the  great  arteries. 

Much  of  the  work  covered  by  this  report  never 
would  be  done  if  it  were  not  for  the  Federal 
plan  of  Work  Relief. 


PUBLIC  WORKS  DEPARTMENT 


(STREETS  AND  BOULEVARDS) 


NUMBER  "• 
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1  Merced  Boulevard 

2  California  Street  Sidewalks 

3  O'Shaughnessy  Boulevard 

4  Silver  Avenue 

5  Brunswick  Avenue 

6  Merrie  Way  Esplanade 

7  Sidewalks,  Curbs  (Miscellaneous) 

8  St.  Joseph  Avenue 

9  Duncan  Street 

10  Clarendon  Avenue  Extension 

11  Bernal  Heights  Boulevard 

12  Harding  Boulevard 

13  Lyon  Street  Approach 

14  Geneva  Avenue 

15  Park  Presidio  By-Pass 

16  Garage  and  Office  Building 

17  Union  and  Calhoun  Streets 
Miscellaneous  Streets 


1,618,650 

53,901 

446,713 

17,771 

7,389 

7,995 

5,227,698 

12,164 

30,270 

41,306 

255,547 

55,442 

535,506 

148,273 

940,271 

54,831 

19,716 

164,674 


$  9,638,117 


-"-Numbers  correspond  to  numbers  on  map. 


PARK  DEPARTMENT 


NUMB 
1 

ER  -> 

McLaren 

2 

Buena  Vista 

3 

Zoological  Gardens 

4 

Exposition 

5 

Horseshoe  Court 

6 

Telegraph  Hill 

7 

Sharp  Park 

8 

Golden  Gate  Park 

9 

Inspiration  Park 

10 

Harding  Park  Clubhouse 

11 

Bayview 

12 

Balboa 

13 

Aquatic 

14 

Mt.  Davidson 

15 

Lombard  Park 

16 

Mt.  Lake  Park 

17 

Sunset  Park 

16 

Convenience  Stations 

19 

Lafayette  Square 

20 

Kezar  Pavilion  and  Stadium 

21 

Marina  Sea  \iall 

22 

Chinese  Playground 

23 

Sutro  Heights 

24 

Merced  Manor 

25 

Oilman 

26 

Jackson 

I     178,965 

96,329 

3,208,211 

2,548,946 

15,490 

71,379 

102,987 

2,812,522 

15,487 

118,752 

135,226 

34,729 

1,839,664 

78,685 

51,196 

53^439 

66,109 

52,785 

89,593 

163,483 

105,919 

12,670 

90,944 

28,244 

3,170 

2,890 

Continued 
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PARK  DEPARTMENT 


Continued 


NmiBER  -"- 


Landscape  Public  Parks                                                          $  69,684 
5839(2) 

Landscape  Public  Parks  99,543 
5339(10) 

Miscellaneous  Parks  30,968 

27  Model  Yacht  Club  15,719 

28  Lincoln  Park  and  Clubhouse  133,622 

29  Jefferson  Square  22,460 

30  Old  St.  Marys  1,173 

31  Arboretum  4,506 


$   12,356,515 


-"-  Numbers  correspond  to  numbers  on  map 


RECREATION  DEPARTIiENT 


NUMBER  -;;- 

1  Sigmund  Stern  Grove 

2  Playground  Engineering 

3  Crocker  Amazon 

4  Ingleside 

5  Rossi  Playground 

6  Douglas  Park 

7  24th  &  Douglas 

8  38th  &  Fulton 

9  Glen  Park  Recreation  Center 

10  30th  and  California  Recreation  Center 

11  St.  Marys  Playground 

12  Helen  IVills  Playground 

13  Oilman  Playground 

14  Bernal  Recreation  Center  Field 

15  Julius  Kahn  Playground 

16  9th  and  Ortega 

17  Ocean  View 

18  J.  D.  Phelan  Beach 

19  Francis  Scott  Key  School 

20  Park  Presidio  Recreation  Center 

21  Twin  Peaks  Reservoir 

22  Vicente  Playground 

23  Funston-Hayward-Fr.  Crowley 

24  16  Playgrounds  including  Vicente  Square, 

W.  Portal,  Rossi,  Aptos,  Bayview,  Douglas,  Fr. 
Crowley,  Funston,  Oilman,  Jackson,  Julius  Kahn, 
Hayward,  Ocean  View,  Portola,  Stern,  Visitacion 


I  92,931 

34,832 

933,869 

189,414 

123,825 

86,452 

32,667 

10,108 

214,277 

40,919 

41,336 

8,406 

54,689 

12,979 

13,204 

51,186 

189,642 

44,846 

9,897 

3,171 

40,082 

11,311 

20,142 


73,157 


Continued 
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RECREATION  DEPARTI-IENT 
Continued 

NUMBER-- 


25  Chinese  $   6,629 

26  27th  &  Cabrillo  18,703 

27  Hiosion  44,825 
23   Girl  Scouts  2,549 

29  Fr.  Crowley  56,766 

30  Merced  Manor  2,036 

31  Landscaping  and  Rehabilitation  of  North  Besch. 
Funston,  Excelsior,  Michael  Angelo,  24th  and 

Douglas,  Portola  8978(2)  80,763 

(Landscape  Various  Parks  3978(1)  131,321 

32  ( 

(Landscape  Public  Parks  6819  (1)  11,512 

33  Potrero  Hills  66,309 

34  Corona  Heights  74,204 

35  27th  &  Cabrillo  41,044 

36  Dolores  3,512 

37  Bay  Street  Reservoir  14,151 

38  Lake  Merced  Skeet  Field  2,182 

39  Miscellaneous  Playgrounds  60,99< 


$  2,935,881 


Numbers  Correspond  to  numbers  on  map 
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PU3LIC  BUILDINGS  AND  OTHER  DEPARTriENTS 

NUMBER  -::-  COROrJERS  OFFICE 

1  Coroner's  Office  $    27,447 

AUDITORIUM 

2  Auditorium  230,573 

LIBRARY 

3  West  Portal  Library  106,559 

4  Bernal  Heights  Library  41,709 

WELFARE  $   148,068 

5  San  Francisco  Welfare  Building  25,146 

6  51  Gough  Street  392 


UTILITIES 

7  Municipal  Railways  "L"  Line  Extension  87,896 

8  San  Francisco  Airport  2,171,947 

PUBLIC  BUILDINGS 

9  Academy  of  Sciences  1,722 

10  Police  Training  Academy  529 
Miscellaneous  Unit3(6402  and  3969)  21,941 

POLICE  DEPARTMENT 

11  Golden  Gate  Park  Stable  52,236 

12  Southern  and  Mission  Stations  12,941 

13  Pistol  Range  8,397 

14  Parking  Area  37th  &  Fulton  2,821 

PUBLIC 

Bay  Bridge  Fiesta  145,328 

Golden  Gate  Bridge  Fiesta  113,241 


25.538 


24,192 


76,395 


258,569 
continued 


-40- 


PUBLIC  BUILDINGS  AND  OTHER  DEPARTMENTS 


NUIfflER-;:- 

17  Laguna  Honda  Home 

18  San  Francisco  Hospital 

19  De Young  Museum 

20  Commerce  High  School 

21  Galileo  High  Underpass 

22  Adams  School  Annex 

23  Visitacion  Nursery  School 


PUBLIC  HEALTH 


MUSEUM 


EDUCATION 


RELIEF  RECIPIENTS 


Cabinet  Repairs  and  Fuel  Supply 

POLICE  AND  SHERIFF 


25  Hall  of  Justice 


26  Angel  Island 


(Misc.  Fire  Houses 


FEDERAL 


FIRE  DEPARTMENT 


'Bluxome  Street 


( 

(1 
( 

(Valencia  Street 


$   163,971 
245,870 

154,051 

29,249 

40,865 

876 

16,133 

208,019 

193,607 

7,832 

670,464 

58,097 

336 


$409,841 


87,123 


728,897 


),  770,  507 


■«■  Numbers  correspond  to   numbers  on  map 
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PUBLIC  WORKS  DEPARTMENT 

No.  1.  MERCED  BQULEVARD-Pro.iect  No.  782,  1154,  8583(K)-and  8976(2)-cost 
$1, 618,650.  This  improvement  contributed  to  the  State  plan  of  connect- 
ing main  highways  by  broad  intersecting  arteries,  in  this  case  making  an 
arterial  connection  from  Sunset  Boulevard  around  Lake  Merced  to  Skyline 
Boulevard  and  to  Junipero  Serra  and  Alemany  Boulevards  and  to  Highway 
101,  thus  aiding  the  traffic  problem  and  producing  a  landscaped  boule- 
vard of  rare  value  for  recreation  and  scenic  beauty,  skirting  the  shores 
of  Lake  Merced. 

The  work  performed  consisted  of  grading,  rocking  and  surfacing 
a  finished  60  foot  drive,  more  than  three  miles  long.  It  involved 
quarrying  13,000  cubic  yards  of  rock,  excavation  of  250,000  cubic  yards 
of  earth,  building  of  133,000  cubic  yards  of  rock  walls,  133,000  square 
feet  of  equestrian  paths,  15,455  feet  of  rock  gutters,  6,000  square  feet 
of  log  retaining  walls,  rubble  masonry  walls,  rock  steps  and  coping,  rein- 
forced concrete  culvert  6'  x  7'  dimensions,  sewer,  sloping  and  landscaping. 

No.  2.  CALIFORNIA  STREET  SIDEWALKS-Pro.iect  No.  784-cost  $55,901,  consisted 
of  narrowing  the  sidewalks  ten  feet  from  Fillmore  to  Presidio  Avenue 
with  all  work  incidental  thereto,  such  as  reconstructing  catch  basins, 
moving  fire  hydrants,  street  signs,  recurbing  and  repairing.  This  im- 
provement created  a  wide  artery  providing  for  additional  traffic  to  the 
Richmond  District  from  dov>/n  town. 

No.  3.   O'SHAUGHNESSY  BOULEVARD-Pro.iect  No.  1202,  1852,  8313(o)  and  8976(4)- 
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cost  :;H46 . 71 3 ,  consisted  of  work  necessary  to  complete  the  grading  and 
underground  drainage  for  a  60  foot  boulevard  around  the  west  side  of 
Glen  Park  Reservoir  site  and  Glen  Park,  involving  the  removal  of  87,716 
cubic  yards  red  rock,  surfacing  16,000  square  feet,  raising  5  brick  man- 
holes, excavating  20,550  cubic  yards  earth  and  rock  and  replacing  some  in 
embankment  for  extension.  VnT^.en  completed  it  -will  be  a  connecting  link 
between  the  point  where  Tv^in  Peaks  Boulevard  and  Portola  Drive  meet  and 
San  Jose,  Bernsl  Avenue  and  Route  101. 


-44- 

Public  Works  Department 

No.  4,  SILVER  AVENUE-Pro.iect  No.  1849,  cost  $17,771,  consisted  of  7,700 
cubic  yards  of  earth  excavation,  clearing  of  29  trees,  making  available 
for  use  a  previously  ungraded  street. 

No  5.  BRUNSWICK  AVENUE-  Project  No.  1850-cost  $7,589,  consisted  of  excavation 
and  disposal  of  3,550  cubic  yards  of  earth  and  rock,  making  available 
for  use  a  hitherto  ungraded  street  from  Allison  to  Concord  Street,   the 
same  as  Silver  Avenue. 

No.  6.  MEHRIE  WAY  ESPLANADE-Pro.ject  No,  1351-cost  $7,995,  consisted  of  clear- 
ing and  grubbing  a  half  acre  tract,  1,500  cubic  yards  and  surfacing  with 
350  cubic  yards  of  'rock  and  bitumuls  wearing  surface,  creating  parking 
and  observation  area  close  to  Ocean  Peach  and  Recreation  grounds. 

No.  7.  SIDEl-.'ALKS  AND  CURBS  (MISGELLAI^IEOUS) -Project  No.  1391  and  8976  (1)  cost 
$3,227,698,  consisted  of  widening  the  streets  with  all  the  repair  work 
necessary  thereto  on  49  streets  for  a  length  of  30.5  miles  laying 
4,098,382  square  feet  of  asphalt,  the  equivalent  of  a  50  foot  street 
15-2  miles  long,  replacing  1,028,189  square  feet  of  sidewalks,  moving 
sidewalks  and  curbs,  1,210  catch  basins,  114  fire  hydrants,  974  light 
standards,  1,707  poles,  3,418  sewer  vent  assemblies,  189  traffic  signals 
and  3,976  water  meter  assemblies  and  resetting  285,525  lineal  feet  of 
curb.  Rounding  the  corners  at  intersections  and  widening  important 
streets  is  more  necessary  in  San  Francisco  than  in  most  cities  because 
of  the  uneven  topography  and  irregular  grades  from  street  to  street.  The 
streets  on  pages  45  and  46  are  covered  in  this  item  No.  7. 
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STREET  NAME 


FROM-TO 


Public  Works  Department 

LliJEAL 
LENGTH 


California  Street  (1) 
California  Street  (2) 
Oak  Street 
Bush  Street 
25th  Avenue 
Market  Street 
Shakespeare  Street 
Wawona(l) 
Wawona  (2) 
Castro  Street 
Van  Ness  Avenue  South 
Fell  Street 
Stanyan  Street 
18th  Street 
Brannan  Street 
Harrison  Street 
Van  Ness  Avenue 
McCoppin  Street 
Guerrero  Street 
Duboce  Street 
Gough  Street 
Bay  Street 
Lombard  Street 
Grove  Street 
Golden  Gate 


Presidio  to  Lyon 
Lyon  to  Fillmore 
Franklin  to  Stanyan 
Fillmore  to  Presidio 
Fulton  to  El  Camino  del  Mar 
Gough  to  Castro 
Rhine  to  De  Long 
19th  Avenue  to  24th  Avenue 
25th  Avenue  to  28th  Avenue 
17th  Street  to  19th  Street 
25th  Street  to  26th  Street 
Van  Ness  Avenue  to  Baker 
McAllister  to  Turk 
3rd  Street  to  Missouri 
Embarcadero  to  10th  Street 
10th  Street  to  14th  Street 
Market  to  Beach 
Market  to  Otis 
Market  to  14th  Street 
Market  to  Mission 
Market  to  California 
Polk  to  Fillmore 
Lyon  to  Broderick 
Gough  to  Market 
Masonic  to  Parker 


585 

3,382 
9,539 
3,740 
5,383 
5,400 
1,463 
1,720 
1,335 
1,112 

524 
6,199 

690 

1,655 

8,045 

1,245 

11,100 

940 

950 
1,750 
6,450 
3,210 

895 
1,212 
1,750 
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Continued 

STREET  NAME 


FROM  -   TO 


I\iblic  lorks  Department 
LINEAL 
LENGTH 


Sloat  Boulevard 

Otis  Street 

Twin  Peaks  Boulevard 

Green  Street 

Palo  Alto 

Point  Lobos 

Golden  Gate  Avenue 

17th  Street 

Valencia  Street 

Third  Street 

Broadway 

Santa  Rosa  Street 

Santa   "fiiez 

Jefferson  Street 

Aquatic  Park 

Franklin  Street 

Bay  Street 

Castro  Street 

Van  Ness  Avenue 

Mississippi 

Golden  Gate  Heights 

Irwin  Street 

Columbus  Avenue 

Alta  Montgomery 

Townsend  Street 
Fulton  Street 


19th  Avenue  to  Junipero  Serra  900 

Duboce  to  12th  Street  1,200 

Clayton  to  Palo  Alto  1,000 

Battery  to  Front  350 

Sutro  Forest  Line  to  Twin  Peaks  2,340 

To  point  150'  E.  from  Alta  Mar  Way  584 

Van  Ness  to  Masonic  7,617 

Market  to  Harrison  5,550 

Market  to  Mission  10,550 

Bayshore  Blvd.  to  Burke  10,600 

Davis  to  Mason  3,860 

San  Jose  to  Oloran  Way  330 

Cayuga  to  Ocean  Way  160 

Van  Ness  to  Municipal  Pier 

Market  to  Bay  10,951 

Polk  to  Embarcadero  5,049 

24th  to  26th  Streets  1,134 

15th  to  14th  Streets  700 

19th  to  Maraposa  400 

825 

7th  Street  to  3th  Street  825 

Montgomery  to  Bay  Street  5,420 

Montgomery  Easterly  284 

Union  Street  to  GreenTirich  570 

Embercadero  to  4th  Street  2,475 

Franklin  to  Masonic  7,160 

160,843 
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Public  Works  Department 

No.  8.  ST.  JOSEPH  AVEmjE-Pro.ject  No.  1922-cost  $12,164.  Consisted  of  grading 
from  Turk  to  Geary  Street  involving  4.600  cubic  yards  of  earth  and  rock 
excavation  and  removal  of  3,000  cubic  yards  of  same  a  distance  of  2  milea. 

No.  9.  DUNCAN  STREET -Project  No.  1923-cost  $50,270.  work  consisted  of  8,000 
cubic  yards  earth  and  rock  excavation  and  olacing  1,000  cubic  j'ards  of 
red  rock  for  surfacing  from  Hoffman  to  Kenj^on  Avenues.  This  street  vas 
conditioned  like  Brunswick  and  Silver  Avenues  to  make  them  useable. 

No.  10.  CLARENDON  AVENUE  EXTENSION-Pro.iect  No.  2459-cost  $41,506.  built  the 
avenue  between  Laguna  Honda  Boulevard  and  Stanyan  Street  thru  the  Sutro 
Forest.  Work  consisted  of  laying  a  base  course  of  8  inch  Quarry  run  rock 
and  2  inch  asphalt  wearing  surface,  together  with  required  curb,  sidewalk, 
guard  rail,  drainage  etc.  This  improvement  created  a  40  feet  highway  be- 
tween the  Sunset  Section,  west  of  Twin  Peaks  and  down  town  San  Francisco, 
making  the  shortest  connection  and  most  direct  route  between  Forest  Hills 
and  Downtown. 

No.  11.  BERI'JAL  HEIGHTS  BOULEVARD-Pro.icct  Nos.  5678,  8313(H),  8976(3)-cost 
$255,547,  for  Alabama  to  Esmeralda  Streets.  Work  consisted  of  building 
1,890  lineal  feet  of  sewer  with  catch  basins  and  manholes,  12,890,  lineal 
feet  of  redwood  curb,  19,050  square  feet  of  6  inch  concrete  pavement. 
Placed  714  tons  of  2  inch  wearing  surface,  resloped  all  cuts  and  redressed 
all  sidewalks.  It  formed  a  circular  road  around  the  Heights  district  mak- 
ing accessible  a  large  number  of  interesting  streets, difficult  of  approach 
before,  and  providing  a  fine  Marine  view. 


Public  Works  Department 
No.  12.  HARDING  BOULEVARD-Pro.iect  No.  3679-cost  $55.442  from  Sea  Cliff  thru 
Lincoln  Park  to  Point  Lobos  Avenue.  Removed  existing  oiled  surface  and 
replaced  with  a  2  inch  asphalt  wearing  surface  for  8/lOths  of  a  mile. 
Raised  800  lineal  feet  of  settled  gutter  and  sidewalks,  resloped  the  cuts 
and  landscaped  the  hill  sides .  It  provided  a  scenic  road  overlooking 
Seal  Rocks  and  the  Golden  Gate  and  forms  the  principal  approach  to  the 
Palace  of  the  Legion  of  Honor  and  the  western  end  of  the  Lincoln  Highway. 

No.  13.  LYON  ST.  APPROACH-Pro.ject  Nos.  6540  and  8264,  cost  S555.506.  Con- 
struction of  main  truck  route  to  Golden  Gate  bridge  included  filling  and 
paving  ramps,  pile  driving  and  building  superstructure,  reconstruction 
of  tennis  courts,  removed  and  boxed  trees  and  shrubs;  relayed  railroad 
siding;  rehabilitated  several  buildings;  built  sewers;  installed  the 
electrical  work;  did  the  cement  finish  and  painting.  This  work  was  of 
heavy  construction,  corresponding  to  the  type  of  steel  and  reinforced 
concrete  work  of  the  bridge,  creating  an  on  and  off  ramp  intended  for 
trucks  and  bus  traffic  to  and  from  the  Golden  Gate  Bridge.  This  is  an 
example  of  heavy  construction  work  performed  by  W.  P.A.  men  that  will 
stand  the  test  of  comparison  with  any  similar  undertaking. 

No.  14.  GENEVA  AVENUE-Prniect  Nos.  6483  and  8313(M)-cost  ^1148^ 275.  This  im- 
provement extended  from  Mission  Street  east  to  county  line  near  Bayshore 
Boulevard,  involving  excavation  and  fill  for  sub  base  for  roadway,  sewer 
construction  including  catch  basins,  manholes,  cluverts,  and  appurte- 
nances, removal  of  tracks,  ties,  poles,  conduits  and  fixtures,  moving 
water  mains,  fire  hydrants  etc.,  replacing  all  publicly  owned  utilities. 
This  project  developed  another  connection  link  in  the  State  Highway 
System  providing  an  entrance  to  Bay  Shore  Highway  and  to  the  Livestock 
Pavilion  from  the  outer  Mission  District . 
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No.  15.  PARK  PRESIDIO  BY-PASS-Project  Nos .  6771  and  8965  (2&3)  cost- 
$940,271  from  point  near  25th  Avenue  to  14th  Avenue  and  Fulton. 
Work  consisted  of  excavation  and  fill,  construction  of  sub-base 
and  surfacing;  building  red  rock  paths  and  planting  center  strip, 
reinforced  concrete  retaining  wall  and  concrete  curb,  installing 
irrigation  and  drainage  and  lighting  systems, planting  and  seeding. 
It  provides  a  cross-over  thru  Golden  Gate  Park  connecting  19th 
Avenue  on  Southerly  side  of  Golden  Gate  Park  with  25th  Avenue  and 
Fulton  Boulevard  on  Northerly  side . 

No.  16.  GARAGE  AND  OFFICE  BUILDING  -  Project  No.  8969  (19),  cost- 
$54,851.  A  reinforced  concrete  one  story  building  at  19th  Ave. 
between  Taravel  and  Santiago  Streets,  designed  to  conform  to  the 
general  character  of  neighborhood,  to  be  used  for  storage  of 
equipment  and  service  tools  of  Street  Gleaning  Division. 

No.  17.  UNION  AND  CALHOUN  STREETS-Pro.iect  No.  8976  (5)-cost  $19,716. 
By  building  abutments  and  retaining  walls,  access  was  made 
possible  to  properties  hereto  inaccessible  due  to  precipitous 
slopes  of  the  hill.  This  work  was  of  a  precarious  nature  and  re- 
quired skill  and  courage.  The  photographs  show  the  little  homes 
on  the  edge  of  the  slope.  Ordinarily  this  work  would  be  done  by 
a  contractor  specializing  in  underpinning  and  foundation  work. 
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No.  1  KcLAREN  PARK  -(426  Acres)  Project  No.  783-cost  S178.965.  The  work  con- 
sisted of  biiilding  roads  thru  the  park,  involving  the  excavation  of  14,350 
cubic  yards  of  rock,  macadamizing  400,000  square  feet  of  road  and  125,400 
square  feet  of  foot  paths  and  bridle  paths,  construction  of  12,172  lineal 
feet  of  stone  gutter  for  roads,  7,461  lineal  feet  for  paths,  17  seepage 
pits,  56  storm  water  inlets,  laj-ing  2,315  lineal  feet  of  corrugated  iron 
culverts,  landscaping  park  area,  creating  fire  brakes,  building  fire  trails, 
planting  10,000  trees  and  shrubs,  boxing  and  transplanting  600  trees.  This 
improvement  created  an  attractive  park  out  of  a  large  tract  of  land  and 
formed  a  new  link  in  the  system  of  Park  Drives.  It  was  planned  as  a  suit- 
able memorial  to  the  venereible  Park  Superintendant  for  whom  it  was  named. 
It  satisfies  the  recreational  requirements  of  that  part  of  San  Francisco. 

No.  2.  BUENA  VISTA- (56  Acres)  Project  No.  1152-cost  $96.529.  Work  done  con- 
sisted of  rocking  1,500  lineal  feet  of  paths  8  feet  wide,  surfacing  132,960 
square  feet  of  foot  paths,  resurfacing  22,300  square  feet  of  drives,  laying 
15,455  lineal  feet  of  rock  gutters,  building  6,000  square  feet  of  log  re- 
taining walls,  72  rock  steps  and  coping,  rubble  masonry  wall, surfacing 
21,600  square  feet  of  tennis  courts,  erecting  13,590  square  feet  of  stand- 
ard chain  link  fence,  installing  2,800  lineal  feet  of  pipe  irrigation  sys- 
tem, grading  two  small  playgrounds,  constructing  18,900  square  feet  of  ar- 
tificial stone  sidewalk,  spreading  1,000  cubic  yards  loam,  planting  shrubs 
furnished  by  the  Park  Commission  and  reconditioning  an  existing  convenience 
station.  The  achievement  in  this  is  a  fine  park,  in  the  center  of  a  dense- 
ly populated  section,  from  the  top  of  which,  as  the  name  implies,  an  excel- 
lent view  may  be  obtained. 
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No.  3.  ZOOLOGICAL  GARDENS-Pro.ject  Nos.  1153,  8314(N),  3048(N)  and  3965{6)-cost 
'^5 , 208 , 211 .  V'ork  consisted  of  grading  114,600  cubic  yards  for  underground 
punp  house,  underpass,  paths,  paddocks,  lakes  and  lagoons;  placing  6,600 
cubic  yards  of  red  rock  surfacing  on  paths;  building  123,000  square  feet  of 
rustic  rubble  face  to  slopes  of  paths;  spreading  20,000  cubic  yards  loam, 
installing  18  inch  culverts,  18,400  feet  of  sewer,  15,100  feet  of  irriga- 
tion system  and  4  pumps;  construction  of  underground  reinforced  concrete 
pump  house  of  515  cubic  yards,  150  cubic  yards  concrete  under-pass,  con- 
crete v;all,  moat  slab  and  coping  around  aniiial  island  of  485  cubic  yards 
and  landscaping.  This  improvement  contributed  to  m'ke  these  gardens  unique 
among  the  public  parks  of  Am.erica.  The  animal  quarters  were  built  accord- 
ing to  latest  designs  that  perrrdt  the  greatest  freedom  for  the  wild  animals 
in  natural  surroundings,  limited  only  by  encumbrances  for  the  safety  and 
protection  of  the  public.  There  are  no  fences  to  obstruct  the  visitors 
view  of  the  wild  animals.  Safety  for  the  spectators  is  provided  by  large 
concrete  moats.  This  improvement  will  stimulate  the  educational  interest 
in  wild  life  at  the  zoo  and  affords  much  pleasure  for  residents  and  visit- 
ors  to  San  Francisco. 

No.  4.  EXPOSITIOK-Pro.iect  Nos.  1315,  1616,  1617,  7508  and  10420-cost 
$2,548,946.  Y/ork  consisted  of  architectural  and  engineering  designing  for 
the  creation  of  a  municipal  air  port  vdth  certain  permanent  buildings  and 
accessories  adaptable  for  a  V.'orlds  Fair  and  for  the  City  and  County  of  San 
Francisco,  the  landscaping,  planting  and  nursing  trees,  shrubs  and  floT/ers 
at  the  site  of  the  E:cpoEition.  The  work  included  the  boxing,  removal  and 
transplanting  of  trees  obtained  from  private  grounds,  donated  or  purchased 
and  hauled  from  San  Francisco,  San  Mateo,  Santa  Clara,  Santa  Cruz,  Alam.eda, 
Contra  Costa,  Marin,  Sonoma  and  Napa  Counties,  The  island  covers  a  tract  of 
made  land  of  400  acres  in  the  Bay.      The  tree  and  floral  display  at  the  Fair 
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blended  vilth   the  architectural  treasures  and  presented  a  gorgeous  spectacle, 
particularly  at  night,  in  combination  vdth  the  electrical  illumination. 

No.  5.  HORSESHOE  COURT-Pro.iect  No.  1688-cost  $15.490.  Ylork  consisted  of  excava- 
tion and  building  masonry  rubble  walls,  3,000  feet  of  red  rock  paths,  600 
lineal  feet  of  sewer,  a  standard  convenience  station  and  general  renovation 
of  an  existing  court  surrounded  by  walls  of  natural  floral  beauty.  This  im- 
provement is  lauch  appreciated  by  those  who  have  enjoyed  the  popular  spot  for 
many  years  in  Golden  Gate  Park.  It  is  suitable  for  tournaments  and  compet- 
ing groups . 

No.  6.  TELEGRAPH  HILL-Pro.iect  Nos .  1639,  8314(B),  8965(4)  and  8965  (14)  -cost 
$71,379.  Work  consisted  of  excavating  and  building  1,600  square  feet  of 
wall,  245  cubic  yards  of  rubble  vralls,  62  cubic  yards  of  concrete  retaining 
walls,  red  rock  coping,  slope  facing  of  196  cubic  yards,  86  cubic  yards  of 
concrete  gutter  and  shoulder,  2300  square  feet  of  concrete  side  walk,  250 
lineal  feet  of  standard  5  foot  chain  link  fence,  grading,  rocking,  oiling 
9,400  square  feet  of  paths,  installing  578  lineal  feet  of  drainage  and  water 
system,  spreading  210  cubic  yards  loam  and  planting  shinbs.  Telegraph  Hill 
of  2.87  acres,  is  nov;  one  of  the  most  attractive  observation  points  in  San 
Francisco  with  it's  beautiful  Coit  Tower,  landscaped  walks  and  slopes  held 
in  place  by  huge  rocks  set  in  place  as  if  by  the  hand  of  Nature.  The  rock 
steps,  walls,  paths  and  landscaped  embankments  make  a  safe  retreat  and  a 
picture  of  rare  beauty.  As  an  example  of  artificial  landscaping  this  has  ex- 
cited the  admiration  of  eminent  landscape  architects. 

No.  7.  SHARP  PARK- (465  Acres)  Project  Nos,  1690  and  304S(Q)-cost  $102.987.  Work 
consisted  of  installing  water  pipe  line  for  golf  course  from  county  jail  re- 
servoir and  the  construction  of  a  concrete  pressure  reducing  tank  20  feet 
wide  by  150  feet  long. 
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No.  8.  GOLDEN  GATE  PARK-Project  Nos.  1693,  2105,  2176,  8248,  3718,  4415,  5480, 
8965(10),  5839(8)  and  5839(9),  cost  $2,812,522.  Vfork  consisted  of  spad- 
ing, reseeding,  planting  shrubs,  trimming  trees  over  entire  park  area  of 
two  square  miles,  resurfacing  140,000  square  feet  of  existing  macadam  road- 
way T/ith  3  inch  asphalt  pavements,  constructing  catch  basins,  grading 
paths,  resurfacing  13  miles  of  oiled  macadam  roads  with  2"  asphalt  pavement 
covering  2,550,000  square  feet,  using  enough  asphalt  to  cover  a  street  50 
feet  wide  for  9.6  miles.  Used  17,000  cubic  yards  of  quarry  run  rock  to 
line  and  grade,  reshaped  and  oiled  10  miles  of  pedestrian  paths,  built 
tennis  courts  in  park  and  at  38th  and  Fulton  Sts.,  developed  40  acres  of 
unused  ground  in  meadows  by  cleaning  lakes,  filling  in  low  places  and 
planting  grass  and  trees  over  entire  area,  drained  the  stadium  field,  re- 
paired and  installed  8,000  new  staduira  seats  and  convenience  stations,  re- 
moved weeds  and  brush  in  west  meadows,  erected  mnd  brakes,  planted  marsh 
grass  and  removed  v/ind  blovm  sand  dunes  on  a  tvro  mile  front  near  the  beach, 
installed  sewerage  system  at  childrens  area.  The  flycasters  pool  and  club 
house  built  under  this  project  is  an  interesting  feature  developed  in  the 
midst  of  very  attractive  surroundings.  It  is  interesting  to  note  that  the 
Golden  Gate  Park  consisting  of  1013  acres  was  appraised  in  1868  by  the  ap- 
praisement commission  appointed  to  settle  the  title  controversies  at  a 
value  of  $801,593.  This  is  one  of  the  outstanding  natural  parks  of  the 
world  improved  a  hundred  fold  by  the  men  working  under  this  program, 

No.  9.  INSPIRj-lTION  PARK-Project  No.  1705,  embracing  less  than  one  half  acre-cost 
$15,487.  Excavation  of  880  cubic  yards  soft  rock,  construction  of  37  cubic 
yards  of  rubble  viall,  6  sets  of  reinforced  concrete  steps  containing   27 
cubic  yards,  installation  of  irrigation  system  of  500  pipe  feet,  145  lineal 
feet  of  5  feet  chain  link  fence,  building  3,150  square  feet  of  crushed  rock 
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walks,  spreading  of  635  cubic  yards  of  loam  and  manure,  planting  100  trees 
and  shrubs  over  arch  of  8,800  square  feet.  This  improvement  provided  a 
restful  and  inspiring  retreat  at  a  site  commanding  a  superior  view  of  San 
Francisco  bay,  principally  used  by  mothers  and  small  children.  It's  orig- 
inal condition  was  very  rough,  hilly  and  unuseable.  The  transformation  is 
most  striking. 

No.  10.  HARDING  PARK  PUBLIC  GOLF  CLUB  HOUSE-Pro.ject  Nos.  1924,  and  5839  (l)-cost 
$118,752.  Increased  the  space  and  facilities  for  the  public  use  by  build- 
ing a  golf  club  house  with  concrete  floors,  frame  construction  with  stucco 
exterior  and  plastic  interior  and  tile  roof,  installing  plumbing,  heating 
and  electric  equipment,  painting  inside  and  out.  Private  clubs  have  no 
better  appointments.  This  is  a  very  popular  golf  course  and  the  new 
facilities  have  added  materially  to  the  enjoyment  of  players. 

No.  11.  BAYVICT-(30  Acres )-Project  No.  5839-cost  $155,226.  Improved  a  natural 
park  by  laying  6,500  lineal  feet  of  oiled  macadam  to  serve  as  a  base  for 
furture  pavement  as  the  traffic  conditions  may  demand,  6,500  feet  of  rock 
gutter  and  1,250  cubic  yards  of  rubble  wall,  built  water  supply  system, 
convenience  station,  rustic  shelter  and  two  playfields,  cultivated  6,500 
trees  and  planted  2,500  more.  This  site  was  badly  in  need  of  improvement. 
This  present  condition  is  in  marked  contrast  to  its  former  state. 

No.  12.  BALBOA- (100  Acres)-Project  No.  1929-cost  $54.729.  Constructed  gutters, 
paths,  seepage  pits,  culverts,  storm  water  inlets,  etc.  This  work  com- 
pleted previously  built  park  roads. 

No.  13.  AQUAHC  PARK- (52  Acres)-Project  Nos.  2175,  8314  (K)  and  8965(5)-a  water 
park,  par  excellence,  cost  $1,839,644.  Built  3,250  cubic  yards  of  rubble 
sea  wall,  bath  house,  2  boat  houses,  paved  101,000  square  feet  of  promen- 
ades. 
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Handled  20;, 000  cubic  yards  of  excavation  and  fill,  relocated  1,400  lineal 
feet  of  railroad  track,  installed  flood  light  system  for  night  bathing, 
rovring  and  vrater  pageants.  This  improvement  changed  an  unsightly  area 
into  a  beautiful  bathing  beach  bordered  by  massive  concrete  grandstands 
and  promenades.  The  recreation  building,  lavishly  decorated,  is  an 
architectural  high  light  in  nautical  building  design.  At  the  famous 
vratering  places  there  is  nothing  comparable  to  this  public  recreational 
asset.  The  spectacular  "Landing  of  Columbus"  was  a  memorable  occasion 
for  thousands  of  observers  and  promises  to  be  repeated  annually. 

No.  14.   MOUNT DAVIDSON- (40  Acres)-Project  Nos.  2524   and   8314(M)-cost 

$79,685.  Constructed  water  bound  macadam  trails,  rubble  and  concrete 
retaining  walls  and  park  benches,  installed  water  system,  landscaped  and 
planted  25  acres.  This  work  created  a  fine  park  at  the  summit  of  Mount 
Davidson,  highest  point  in  San  Francisco,  where  an  unexcelled  panoramic 
view  is  obtained.  This  area  is  used  each  year  for  the  Sunrise  Service  at 
Easter  attended  by  several  thousands  of  San  Franciscans, 

No.  15.  LOIvSARD  PARK-Project  No.  3048  (P)-cost  $51,196.  Work  consisted  of 
landscaping  and  b'oilding  walls  and  paths  and  providing  recreation  facil- 
ities for  mothers  and  children. 

No.  16.  MOUNTAIN  LAKE  PARK-Project  No.  3048  (R)-cost  $53,439.  Repairs  like 
Lombard,  consisting  of  landscaping,  building  2  nevf  tennis  courts  and 
walks  and  horseshoe  courts;  also  provided  a  shelter  for  card  playing  for 
the  older  people. 

No.  17.  SUNSET  PARK-Project  No.  3048  (S)-cost  $66,109.  Like  Lombard  and 
Mountain  Lake.  Graded  a  rough  wooded  lot  to  allovf  for  lawns,  4  tennis 
courts  and  area  for  mothers  and  small  children. 
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No.  13.  CONVENIENCE  STATIONS-Project  No.  3478-cost  $52,785.  Constructed  6 

stations  at: 

14th  Avenue  and  Fulton  Street       ) 

19th  Avenue  and  South  Drive        )  Golden  Gate  Park 

Ashbury  and  Oak  Streets  ) 

Gundlach  and  Visitacion  Streets      McLaren  Park 
Laguna  and  Clay  Streets  Lafayette  Square 

Judson  Avenue  Balboa  Park 

These  are  ornaiiental  structures  of  pleasing  architecture,  containing 
the  very  latest  appliances  for  comfort  and  rest. 
No.  19.  LAFAYETTE  SQUARE-Project  Nos.  3539,  8965  (7)  and  8314  (U)-cost 
$89,593  graded  and  layed  4"  rock  base  for  19,000  square  feet  of  paths, 
reconstructed  42,000  square  feet  of  existing  paths,  paved  with  asphalt, 
61,000  square  feet,  demolished  water  tower  and  frame  house,  built  91 
cubic  yards  of  concrete  steps  and  wall,  two  tennis  courts  and  completed 
water  system,  regraded  existing  playfield.  This  work  modernized  an  old 
park  in  a  high  class  residential  section. 
No.  20.  KEZAE  PAVILION  AND  STADIUM-Pro.iect  Nos.  1700,  1925  and  5839  (7)-cost 
$165,488.  Erected  a  one  story  reinforced  concrete  addition  to  present 
training  quarters  ai:id  reconstructed  old  vrooden  seats  to  concrete  framing 
This  work  increased  the  facilities  for  football  and  basket  ball  games. 
With  a  seating  capacity  of  60,000  it  is  well  patronized  for  conventions 
and  intercollegiate  games. 
No.  21.  MARINA  SEA  Y/ALL-Pro.isct  No.  3932,  cost  $105,919.  Built  600  lineal 
feet  of  rubble  sea  wall  enclosing  a  yacht  basin,  a  harbor  masters 
station;  paved  certain  drives  ivith  natural  rock  asphalt.  This  improve- 
ment like  Aquatic  Park  added  to  the  picturesque  shore  line  a  useful 
recreational  asset.  The  new  harbor,  front  yard  of  the  fine  Marina  homes 
contains  several  hundred  yachts,  launches  and  other  pleasure  craft.  The 
drives  and  spacious  grass  plots  of  the  Marina  afford  opportunity  for  the 
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spectators  to  witness  the  boating  and  yachting  engaged  in  by  so  many  local 
sportsmen. 
-  22.  CHIIJESE  PLAYGROUIJD-Pro.iect  No.  5859-cost  $12.670.  Provided  lighting  system 
and  surfaced  courts  for  tennis  and  basket  ball. 

^o.  23.  SUTRO  HEIGHTS-Pro.iect  Nos.  5839(5)  and  8965(9)-cost  |90,994.  Demolished 
old  buildings,  landscaped,  surfaced  vra,lks  and  paths.  As  the  phoccgraphs  shov;, 
this  work  did  much  to  restore  and  enhance  the  beauty  of  the  park.  This  was 
the  estate  of  the  former  mayor  of  San  Francisco,  Adolph  Sutro.  The  many  sta- 
tues brought  from  Europe  vrere  thoroughly  cleaned  and  repaired  under  this  proj- 
ect. The  site  commands  a  r.iarvelous  view. 

Mo.  24.  MERCED  A'lANOR-Pro.iect  No.  5839(6)-cost  $28,244.  Landscaped  large  reservoir 
and  paths  and  prepared  the  top  of  the  reservoir  for  construction  of  tennis 
courts  eventually.  An  example  of  unique  treatm.ent  of  a  reservoir  in  a  re- 
sidential section  which  has  received  the  commendation  of  adjacent  residents 
and  thoughtful  city  planners. 

^o.  25.  GILMAN-Project  No,  5839(10)-cost  $3,170.  Completed  the  final  work  for  a 
standardized  playground. 

^o.  25.   JACKSON-Project  No.  5839(lO)-cost  $2,890.  General  repairs  and  dressing  up. 

:-Jo.  27.  MODEL  YACHT  CLUB-Project  No.  8965(l)-cost  $15,719.  Constructed  a  small 
club  house  vjlth  rest  room.s,  lockers,  storage  and  repair  room  for  toy  boats  at 
Spreckels  Lake  in  Golden  Gate  Park,  The  club  house  is  placed  in  a  picturesque 
setting  and  affords  a  delightful  resting  place  for  vromen  and  children.  The 
club  has  stimulated  a  great  interest  in  the  sport  among  young  men  and  adults. 


-59- 
Park  Department 

No.  23.  LKCOLtJ  PPm   MUNICIPAL  GOLF  CLUB  HOUSE-Pro.iect  Nos.  3965(3)  and  3314(W)- 

cost  $155,622 .   Built  this  modern  clubhouse  with  latest  devices  for  the 

pleasure  and  comfort  of  the  public.   Like  Harding  Golf  Club  it  has  becoj.ie  a 
very  popular  public  asset. 

No.  29.  JEFFERSO:-:  SQU> RE-Pro.j ec t  No.  8965(12)-cost  -$22,460.  Landscaped  and 
built  modern  sprinkling  system.  Before  the  operation  the  site  was  in  a  run 
down  condition  and  badly  in  need  of  treatment.  It  is  now  thoroughly  enjoy- 
ed by  the  neighborhood. 

No.  50.  OLD  Sj-'EniT  FARYS-Project  3965(13) , -cost  $1,173.  Put  a  concrete  founda- 
tion under  statue  of  Sun  Yat  Sen  and  generally  dressed  up  the  park,  on  Cal- 
ifornia Street  opposite  old  Saint  Jarys  Church. 

No.  31.  ARBORETUM-Pro.iect  No.  8965(l5)-cost  $4,506.  'Vork  has  only  been  started 
to  make  many  provisions,  for  educational  purposes,  for  the  exhibition  of 
trees  and  shrubs  from  all  parts  of  the  world. 


M 


PLflyGROunos 


Project 
;  Tfall , 
•  family 
lificent 
'his  was 
are  the 
musical 


vs 


Lneering 
Df  8  ex- 
Gilman, 
grounds, 
i  in  the 
ich  have 


^ 


Moscow 

Excava- 

d  13,000 

oam     and 

of  water 

^ed     rock 

132,960 

'■es;    con— 

:  log  re- 

)le  wall, 

112     lineal     feet     of  8     inch     culvert;      surfaced     21,600     square     feet     of 

tennis     courts;     erected     13,590     square     feet       of     standard     link     fence; 


REPORT 

OF 

CLYDE    E.   HEALY 

ASS'T.  CITY    ENGINEER 

CITY  OF    SAN    FRANCISCO 

AND 

COOROrNATOR 

OF 

W.R A.  PROJECTS 

OCT.»0-I93STO  AUO.  31-1939 

PLAYGROUNDS 

12-1-39/ 


-61- 

R  E  C  R  E  A  T  I  0  M  D  E  P  A  R  T  M  E  IJ  T 

No.  1.  SiaiUND  STERN  GROVE- (53^  Acres)  19th  Avenue  and  SI oat  Boulevard-Project 
No.  1030-cost  $9?..  ?51.  Improved  the  grove  ty  building  retaining  vcall, 
Tennis  courts,  bo-"ling  greens  and  barbecue,  providing  facilities  for  family 
community  outdoor  activities,  in  a  natural  bowi  surrounded  by  magnificent 
trees  v/hich  make  s  sheltered  and  delightful  recreational  area.  This  was 
the  site  of  the  historic  Trocadero  Inn  y;here  the  only  reminders  are  the 
small  lake  and  the  rock  garden.  This  is  nov?  the  locsle  for  summer  musical 
festivals  attended  by  15,000  or  more  music  lovers. 

No.  2.  PLAYGROIMD  ENGINEERING^Project  No.  1031-cost  $54,83g.  Made  engineering 
and  topographical  surveys  of  play  areas,  equipment  and  buildings  of  8  ex- 
isting playgrounds;  Crocker  Amazon,  Ingleside,  Rossi,  China  Beach,  Gilman, 
Potrero,  Saint  Marys  and  Ocean  Viev;.  Made  drawings  of  new  playgrounds, 
play  areas  and  buildings.  Results  of  the  surveys  were  incorporated  in  the 
general  plan  for  playground  Lmprovements  by  the  Tj.P.A.,  part  of  which  have 
been  completed. 

No.  3.  CROCKER  AMAZON  RECREATION  CENTER  (42  Acres)  Geneva  Avenue  and  Moscctjv 
Street.  Project  Nos.  1151,  3833  and  8978  (4)-cost  $958,869.  Excava- 
tion and  placing  in  embankment  21,000  cubic  yards  of  earth  and  13,000 
cubic  yards  rock;  hauled  from  stock  pile  21,000  cubic  yards  of  loam  and 
spread  over  area  to  depth  of  6  inches;  installed  23,050  feet  of  water 
pipe  with  proper  fittings  to  constitute  sprinkler  system;  layed  rock 
base  for  1,500  lineal  feet  ef  paths,  8  feet  wide;  surfaced  132,960 
square  feet  of  paths  and  resurfaced  22,300  square  feet  of  drives;  con- 
structed 15,455  lineal  feet  of  rock  gutters,  6000  square  feet  of  log  re- 
taining walls,  72  rock  steps  and  coping,  50  lineal  feet  of  rubble  wall, 
112  lineal  feet  of  8  inch  culvert;  surfaced  21,600  square  feet  of 
tennis  courts;  erected  13,590  square  feet   of  standard  link  fence; 
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installed  irrigation  systeraj  graded  two  small  playgrounds;  constructed  18,900 
square  feet  of  artificial  stone  sidewalks,  spread  1,000  cubic  yards  of  loam; 
planted  shrubs  and  reconditioned  an  existing  convenience  station.  This  great 
improvement  provides  11  baseball  diamonds  to  play  33  games  on  a  Sunday  or 
holiday.  The  grandstands  will  seat  15,000  people.  In  one  corner  of  the  field 
there  are  six  tennis  courts  and  two  basket  ball  courts  for  neighborhood  play- 
ground use. 

No.  4.  INGLES IDE  (2.25  Acres)-  600  Ocean  Avenue  -  Project  No.  1198-cost  :$189,414. 
Built  one  football  field  and  one  soccer  field  with  parking  facilities,  demol- 
ished old  jail  and  prepared  material  for  future  use.  The  property  was  trans- 
ferred to  Department  of  Education  for  San  Francisco  Junior  College,  which  is 
now  under  construction  by  P.  W.  A.  grant. 

No.  5  ROSSI  (6.24  Acres )-Arguello  Boulevard  and  Anza  Street  Project  Nos.  1199, 
8978  (11)  and  6819  (12)-cost  $123,825.  Constructed  playground,  3  tennis 
courts  and  2  basketball  fields,  1  volley  ball  court,  landscaped  and  built 
drainage  and  water  system,  fenced  entire  playground  and  courts,  built  con- 
venience station  and  8  sets  of  horseshoe  courts  and  4  outdoor  checker  tables. 
This  is  the  largest  supervised  playground  in  the  Richmond  District. 

No.  6.  DOUGLASS  (10.48  Acres)-26th  and  Douglass  Streets-Project  No.  1,200-cost 
$86,432.  Excavated  and  removed  5,700  cubic  yards  of  loose  rock,  constructed 
a  rubble  masonry  wall  and  faced  12,000  square  feet  of  slope  with  rubble 
masonry;  installed  3, 500  pipe  feet  of  irrigation  system  and  475  feet  of  drain- 
age system;  erected  1,550  lineal  feet  of  chain  link  fence,  a  standard  con- 
venience station;  spread  loam  and  planted  130,000  ice  plants;  built  ball  field 
and  irrigation  system.  This  is  an  example  of  what  a  city  can  do  with  a 
worthless,  abandoned  quarry.  This  site  was  transformed  into  a  recreational 
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No.  7.  24th  AND  DOUGLAS  (Noe  Valley  Tennis  Courts) -Project  No.  1201-cost 
tf52, 667.  Constructed  playground,  3  tennis  courts  and  convenience  station 
and  built  retaining  walls  to  hold  the  ground  in  place  because  of  steep 
slopes.  Fenced  the  entire  area.   This  was  an  unsightly  lot. 

No.  8.  58th  AVENUE  Al'ip  FULTON  (Cabrillo)-Project  No.  1701-cost-$10, 108.  Con- 
structed field  house  for  district  recreation  headquarters;  basketball  and  2 
terjiis  courts,  1  volleyball  etc.  This  improvement  provided  facilities  for 
intensive  supervised  play. 

No.  9.  GLEN  PARK  RECREATION  CENTER  (10.42  Acres)-Chenery  and  Elk  Streets-Proj- 
ect Nos.  1705,  6445,  7668  and  8978(9)-cost  :rpgl4,277.  Constructed  play- 
ground, clubhouse  and  recreation  center.  Built  new  entrance,  widened  2 
tennis  courts  to  regulation  size,  graded  large  portion  of  field,  3  volley 
ball  courts.  Clubhouse  contains  gymnasium,  directors  office,  comir.unity 
theatre  and  specialy  accorpaiodations  for  women  and  children.  Used  dailyby 
children  and  by  adults  in  evening. 

No.  10.   30th  AND  CALIFORNIA  RECREATION  CENTER-Project  No.   1704-cost  340,919. 
Graded  and  constructed  4  tennis  courts  150  feet  x  240  feet,   convenience 
station  and  concrete  retaining  walls.  Formally  a  sand  lot,   it  is  now  a 
community  asset  for  the  Richmond  District. 

No.  11.  SAINT  liARY'S  FLAYGROUND-Project  No.  2370-cost  C'41,586.  Constructed 
playground,  largely  a  grading  job.  Fencing,  landscaping,  building  rubble 
and  concrete  walls. 

No.  12.  HELEN  WILLS  PLAYGROUND  (87  Acres) -Broadway  and  Larkin  Streets-Project 
No.  347o-cost  $8,406.  Regraded  and  paved  tennis  courts  and  playground  area 
and  painted  recreation  center.  Nam.ed  after  famous  tennis  player  who  has 
inspired  so  many  young  people  to  take  up  this  sport . 
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No.  13.  GILMN  PLAYGROUND  (6.99  Acres )-Gilman  and  Griffith  Streets-Project 
No.  5547-cost  $54,689.  Constructed  playground,  5,000  lineal  feet  of  6 
foot  cyclone  fence,  planted  5,000  trees  and  shrubs.  Work  involved  9,000 
cubic  yards  grading  and  placing  5,000  cubic  feet  of  rip-rap.  This  rec- 
reational area  v/as  built  on  the  shore  line  of  San  Francisco  Bay.  The 
vrork  included  building  a  boat  house,  a  pier  and  a  convenience  station. 

No.  14.  BERNAL  RECREATION  CENTER  FIELD  (99  Acres) -Moultrie  and  Jarboe  Streets 
near  Cortland  Avenue-Project  No.  3548-cost  $12,797.  Work  consisted  of 
excavating  and  grading  1,492  cubic  yards,  biiilding  75  feet  of  rubble 
vfall  18  inches  by  4  feet,  paved  16,000  square  feet.  A  portion  of  this 
area  vras  used  for  the  Bernal  Library  combining  the  benefits  of  physical 
and  mental  recreation. 

No.  15.  JULIUS  KAHN  PLAYGROUND  (6.03  Acres)-Presidio  Reservation-Project  No. 
3549-cost  $13,204.  Surfaced  tennis  courts,  painted  Field  House  inside 
and  outside,  erected  700  lineal  feet  of  10  feet  ivire  fences  planted 
trees  and  shrubs  and  seeded  approximately  two  acres. 

No.  16.  9TH  AND  ORTEGA-Project  No.  3720-cost  $51.186.  Constructed  tennis 
courts  and  basketball  court.  This  work  -vvill  be  complete  when  a  Field 
House  is  built.   The  location  was  an  ordinary  sand  lot. 

No.  17.  OCEAN  VIEW  (10.28  Acres) -Plymouth  Avenue  and  Lobos  Street-Project  No. 
3839-cost  $189,642.  Graded  6,600  cubic  yards,  built  concrete  and  rubble 
vfalls  and  paths,  gutters,  tennis  courts,  water  system,  landscaped  9 
acres.  A  large  convenience  station  was  built  which  is  to  become  a  part 
of  a  club  house  that  is  planned  for  the  futui-e. 

No.  18.  J.  D.  PHELAN  BEACH-Project  Nos.  8776  and  897e(7)-cost  $44,846.  Built 
subdrainage  system  to  prevent  slide  endangering  beach.  This  is  the  first 
portion  of  the  development.  The  former  Senator  donated  the  land  to  the 
city  so  that  the  view  could  never  be  taken  away  from  the  people  of  his 
native  city. 
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No.  19.  FRANCIS  SCOTT  KEY  SGHQQL-?ro ieot  Nos.  6402(5),  8969(5),  and  8969(26)- 
cost  $9,897.  Rehabilitated  an  abandoned  building,  for  use  by  W.P.A.  workers 
on  white  collared  projects. 

No.  20.  PARK  PRESIDIO  RECREATION  CENTER-(A5  Acres)-Clay  near  V^'alnut  Street- 
Project  Nos.  6402(7)  and  8969(7)-cost  ^5,171.  This  v/as  simply  a  job  of  re- 
habilitation, building  a  new  roof  and  placing  new  panelling  in  recreation 
room  and  painting  throughout. 

No.  21.  T^Kr.  PEAKS  RESERVOIR-Pro.iect  No.  8969(1) -cost  $40.082.  Repaired  reser- 
voir leaks  and  water  proofed.  Cut  new  expansion  joints,  painted  and  thor- 
oughly renovated  old  reservoir. 

No.  22.  VICENTE  PLAYGROUND-Pro ject  No.  6819(l)-cost  $11,511.  Biiilt  convenience 
station  and  landscaped. 

No.  23.  FUNSTON-HAYIYARD-FR.  CROV-JLEY-Project  No.  6819(2)-cost  $20,142.  Built 
bleachers,  reconditioned  soft  ball  field  and  dressed  them  up  generally. 

No.  24.  16  PLAYGROUNDS-Pro.iect  No.  6819(2) -cost  $75.157.  Vicente  Square,  West 
Portal,  Rossi,  Aptos,  Bay  View,  Douglas,  Fr.  Crowley,  Funston,  Oilman,  Jack- 
son, Julius  Kahn,  Hayward,  Boys,  Ocean  View,  Portola,  Sigmund  Stern,  Visi- 
tacion.  General  repairs  and  cleaning  up.  Landscaping. 

No.  25.  CHINESE  PLAYGROUND-Sacramento  Street  between  Stockton  and  Waverly  Place. 
Project  No.  6819(3)-cost  »6,629.   Installed  flood  light  system  for  night 
games  in  Chinatovm  tenement  section.  This  playground  is  used  to  capacity 
and  children  play  night  or  day  in  safety. 

No.  26.  27th  &  CABRILLO-AVENUES-Fulton  Playground-Project  No.  6819(4)-cost 
$18,708.  Built  Fieldhouse  as  a  neighborhood  improvement,  containing  club 
room  with  fireplace,  kitchen  and  office,  directors  and  caretakers. 
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No.  27.  MISSICN-19th  &  Angelica  Streets-Project  No.  6819  (5) -cost  $44,825. 
Painted  swimming  pool  and  dressing  rooms,  repaired  basket  ball  court,  chil- 
drens  area  and  installed  llghtiijg  system,  rehabilitated  entire  area,  graded, 
built  walls,  2  tennis  courts,  1  basket  ball  court.  This  was  one  of  the  older 
playgrounds  in  need  of  repairs . 

No.  28.  GIRL  SCOUTS-Pro.lect  No.  6819  (7) -cost  :^2,549.  Built  barbecue  pit  and 
graded  camp  grounds . 

No.  29.  FR.  CR0WLEY-7th  and  Harrison  Streets-Project  No.  6819  (8) -cost  :j.36,766. 
General  improvements  and  landscaping. 

No.  30.  riHRCED  MAN0R-Fro.1ect  No.  6619  (9)-cost  |2,056. 

No.  31.  Project  No.  6976  (2)-cost  $80,768.  Landscaping  and  rehabilitation  of 
North  Beach,  Funston,  Excelsior,  Kichael  Angelo,  24th  and  Douglas  andPortola. 

No.  32.  LANDSCAflNG-Project  Nos.  6819  (10)  and  8978  (2)-cost  |.142,855. 

6819  (10) -cost  $11,512)  Landscaped  and  rehabilitated   miscellaneous  play- 
8978  (2)      $131,321)  ^^^^^^^'^ 

No.  33.  POTRERQ  HILLS  22nd  and  Arkansas  Streets-Project  No.  8978  (3)-  cost 
$66,509.  Euilt  childrens  area  and  tennis  courts  above  the  house  tops  over- 
looking the  Bay. 

No.  34.  CORONA  HEIGHTS-Project  No.  8978  (6) -cost  -$74.204.  Made  a  start  on  what 
is  to  be  an  important  unit  of  the  group  of  playgrounds.  Photographs  show  the 
rugged  character  of  the  country  being  remoulded  for  recreational  needs. 

No.  35.  27th  A\^NUE  AND  CA3RILL0  STREET-^roject  No.  8978  (8)-cost  $41,044.  This 
project  is  combined  with  No.  26, 
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No.  36.  D0L0RES-25th  and  Mission-Project  No.  8978(12)-cost  $5,512.    Built 
16  sets  of  horseshoe  courts  for  local  use. 

No.  37.  BAY  STREET  RESERVOIR-Pro.iect  No.   8978(15) -cost  $14.151.    Landscaped 
embankment  along  Bay  Street.  Built  small  recreation  building. 

No.  38.   LAKE  MERCED  SKEET  FIELD-Pro.ject  No.  8978(16) -cost  $2,182.    Cleared 

the  site  and  prepared  it  for  skeet  shooting.  This  project  shows   the 

variety  of  sports  that  are  encouraged  to  promote  the  health  and   enjoy- 
ment of  the  people . 

No.  39.  MISCELLAI'lEOUS  FLAYGROUNTlS-cost  $60,992.  Minor  repairs  to    miscel- 
laneous p lay g r  ound  s . 
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CORONERS  DEPARTMENT 

No.  1.  CORONERS  OFFICE-Pro.iect  No.  3550-cost  $27,447.  Completed  rehabili- 
tation of  building  started  under  E.  R.  A.  projects,  including  plumbing, 
pipe  covering,  electric  work,  rearrangement  of  library  and  painting. 

AUDITORIUM 

No.  2.  AUDITORIUM-Pro.iect  Nos .  3681,  6402(1),  8969(2)  and  8969(15)-cost 
$250, 575.  Made  general  repairs,  cleaned  tile  and  installed  new  tile, 
replaced  glass,  installed  new  pliimbing  and  heating  fixtures,  did  paint- 
ing and  concrete  work,  layed  new  floor  in  main  auditorium,  made  accom- 
modation for  the  new  health  service  for  municipal  employees,  increased 
corridor  space  on  2nd  floor  by  removing  hat  check  rooms. 

LIBRARY  DEPARTMENT 

No.  3.  WEST  PORTAL  LIBRARY-Pro.ject  Nos.  8465  and  8969(8)-  cost  $105,559. 
Built  reinforced  concrete  library  building  and  landscaped  the  grounds. 

No.  4.  BERNAL  HEIGHTS  LIBRARY-Pro.ject  No.  8969(11) -cost  $41.709.  Like  West 
Portal  Library,  under  construction. 

PUBLIC  WELFARE  DEPARTMENT 

No.  5,  SAN  FRANCISCO  WELFARE  BUILDIKG-Pro.ject  Nos.  8599  and  8969(27) -cost 
$25,146.  Demolished  old  school  building. 

No.  6.   51  GOUGH  STREET-Pro.lect  No.  8969(13)-cost  $592. 


Public  Buildings  and  Other  Departments 

DEPARIlvIEHT  OF  PUBLIC  UTILITIES 

No.  7.  MUKICIP.AX  RAILWAYS-Pro.iect  Nos.  4811,  8969  (28)  and  8313  (L)-cost, 
$87,896.  Extended  the  "L"  car  line  from  Taravel  Street  to  Wawona  Street 
to  serve   the  Fleishhacker  Playground. 

No.  8.  SAN  FRANCIS  CD  AIRPORT-Pro.ject  Nos.  6545,  6683  and  8718-cost  $2,171,947. 
Improved  the  airport  by  grading,  draining,  paving  and  lighting,  installing 
water,  gas,  electricity,  telephone  and  sevrers;  building  walks,  curbs, 
pavements,  new  buildings;  dredging  for  seaplane  harbor;  building  seaplane 
wharves,  rairip  and  sea-.valls,  rock  and  earth  levees  and  v/ork  incidental  to 
making  a  first  class  seaplane  port. 

PUBLIC  BUILDINGS 

IJo.  9.  ACADEivIY  OF  SCIENCE-Project  Nos.  6402(3)  and  8969(4)-cost  $1,722.  Re- 
paired roof  and  made  ground  repairs. 

No.  10.  POLICE  TP.AINING  ACADEI.iY- Project  No.  6402(4)-cost  $529.  Alterations  to 
main  office  in  building. 

'^o.  lOA.  MISCELLAI^IEOUS  BUILD INGS-Pro.ject  Nos.  6402  and  8969-cost  $21.941.  Re- 
novated and  repaired  municipally  owned  buildings  not  having  a  specific 
project,    though  needing  minor  repairs. 

POLICE  DEPARTMENT 

No.  11.  GOLDEN  GATE  PARK  STABLE-Project  No.  1699-cost  $52.236.  Constructed 
stable  buildings  in  Golden  Gate  Park.  Built  modern  stable  of  concrete  and 
wood  for  mounted  police . 

No,  12.  SOUTHERN  AND  MISSION  STATIONS-Pro ject  No.  1933-cost  $12,941.  Rehabili- 
tated buildings  to  meet  requirements  of  department,  providing  additional 
cell   space,  new  ventilation  and  painting. 
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POLICE  DEPARTMENT 

No.  13.  POLICE  PISTOL  RANGE  (At  Fort  Funston)-Project  No.  8969(12)-cost 
$8, 597.  Built  for  target  practice  and  competitive  pistol  matches  with 
other  police  departments. 

No.  14.  PARKING  AREA,  57th  AND  FULTON-Pro.ject  No.  5839(8) -cost  $2.821.  Grad- 
ing and  paving  area  for  drilling  at  Police  Training  School. 

GENERAL  PUBLIC 

No.  15.  BAY  BRIDGE  FIESTA-Pro.ject  No.  5197-cost  $145,528.  Erected  and  sal- 
vaged grandstands;  decorated  Market  Street  and  Civic  Center  for  Bay- 
Bridge  Celebration. 

No.  16.  GOLDEN  GATE  BRIDGE  FIESTA-Pro.ject  No.  6861-cost  $115,241.  Erected 
and  salvaged  grandstands  at  Crissy  Field;  decorated  Market  Street,  Van 
Ness  Avenue,  Bay  Street,  Cervantes  Boulevard  and  Marina  Boulevard,  to 
celebrate  completion  of  Golden  Gate  Bridge. 

PUBLIC  HEALTH 

No.  17.  LAGUNA  HONDA  HOME-Pro.ject  No.  1195-cost  $163,971.  Reconditioned  and 
improved  the  buildings,  thereby  increasing  the  facilities  and  adding  to 
the  coirLforts  of  the  old  people. 

No.  18.  SAN  FRANCISCO  HOSPITAL-Pro.ject  Nos.  1196  and  8969(25)-cost  $245,870. 
Repaired  training  nurses  home,  administration  building,  pathological, 
emergency  and  receiving  buildings,  general  rehabilitation. 

MUSEUM 

No.  19.  DE  YOUNG  MUSEUM-Pro.i'ect  Nos.  1197  and  8969(29)-cost  $154,051.  Re- 
habilitated and  completed  most  of  museum  building,  ventilation  and  heat- 
ing. 
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EDUCATION 

No.  20.  COriMERCE  HIGH-Pro.ject  No.  1499-cost  |29,249.  Built  the  playing  field  con- 
sisting of  running  track,  2  high  jumps,  pole  vault,  shot  put,  broad  jump,  pit 
and  runway,  equipment  house;  remodeled  training  quarters;  surfaced  basketball 
court  and  painted  grandstands. 

No.  21.  GALILEO  HIGH  UNDERPASS-Project  Nos.  6250  and  7553-cost  $40,365.  Euilt 
reinforced  concrete  tunnel  connecting  school  and  field;  remoied  old  20  inch 
sewer  and  installed  new  20  inch  cast  iron  sewer;  placed  the  asphalt  pavement, 
tile,  brick  and  plaster  ornamental  iron  and  electric  work.  The  underpass 
provided  a  safe  passage  way  from,  the  school  to  the  field  and  eliminated  a  bad 
hazard. 

No.  22.  ADAMS  SCHOOL  ANNEX-Project  No.  8969(9)-cost  $876.  Now  the  Ellis-Polk 
Police  Station.  Remodeled  room  for  teletype  and  general  complaints. 

No.  23.  VISITACION  NURSERY  SCHOOL-Project  No.  8969(18)-cost  $16,135.  Built  a 
new  community  center  with  facilities  for  a  nursery  school. 

RELIEF  RECIPIENTS 

No.  24.  CABINET  REPAIRS  AND  FUEL  SUPPLY-Project  Nos.  526,  6404(6),  6146,  8969(6), 
1649,  and  5821-cost  $208,019.  Repaired  and  produced  furniture  for  people 
on  relief.  Work  was  provided  for  needy  handy  men,  cabinet  makers,  painters 
and  machinists.  Articles  produced  were  distributed  thru  the  surplus  commody 
division  to  needy  people  certified  by  Social  Service  Division  S.  E.  R.  A. 
Made  kindergarten  and  playground  equipment  for  the  recreation  commission. 

POLICE  AND  SHERIFF 
No.  25.  liALL  OF  JUSTICE-Project  Nos.   3481,   6402(2)   and  8969(3)-cost  $193.607. 
Rehabilitated  County  Jail. 
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FEDERAL 


No.  26.  ANGEL  ISLAND  -  Project  No.  1643  -  cost  $7,832.  Razed  water  tanks; 
removed  underground  water  pipes,  landscaped  grounds,  built  bulkhead  and 
walks . 

FIRE  DEPARTMENT. 
No.  27,   MISCELLANEOUS  FIRE  HOUSES  -  Project  Nos .   1702  and  1932  -   cost 


),464.  Modernized  various  fire  houses  to  put  them  in  first  class  condit- 
ion to  meet  the  demands  of  the  present.  New  heating  and  plumbing  systems 
were  installed  in  many  of  the  houses. 

FIRE  HOUSES  REPAIRED 


451  Pacific  Avenue  E  1 

460  Bush  Street  E  2 

1067  Post  Street  E  3 

676  Howard  Street  E  4 

356  7th  Street  E  6 

3160  Sixteenth  Street  E  7 

1648  Pacific  Avenue  E  8 

Foot  of  Harrison  Street  E  9 

1632  Oakdale  Avenue    _  E  11 

115  Drum  Street  E  12 

1456  Valencia  Street  E  13 

2150  California  Street  E  15 

909  Tennessee  Street  E  16 

34  Mint  Street  E  17 

1298  Girard  Street  E  18 

1300  Fourth  Street  E  19 

1152  Oak  Street  E  21 

1348  Tenth  Avenue  E  22 


3022  Washington  Street  E  23 

100  Hoffman  Avenue  E  24 

3305  Third  Street  E  25 

3767  Sacramento  Street  E  26 

1814  Stockton  Street  E  23 

380  Division  Street  E  29 

1088  Green  Street  E  31 

117  Broad  Street  E  33 

1145  Ellis  Street  E  34 

38  Bluxome  Street  E  35 

551  26th  Avenue  E  36 

2501  25th  Street  E  37 

2098  San  Jose  Avenue  E  38 

1091  Fortola  Drive  E  39 

1249  Clayton  Street  E  40 

1325  Leavenworth  Street  E  41 

2460  San  Bruno  Avenue  E  42 

724  Brazil  Avenue  E  43 
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3816  22nd  Street  E  44 

1348  45th  Avenue  E  45 

499   41st  Avenue  E  47 

22nd  &  V'Jisconsin  Streets  E  48 

2155  18th  Avenue  E  49 

1340  Powell  Street  Tr  2 


2136  Geary  Street  Tr  5 

315  Duncan  Street  Tr  11 

1757  Waller  Street  Tr  12 

1051  McAllister  Street  C  4 

441  12th  Avenue  C  13 

Pump  Station  Fort  Mason  P.S.  2 

Fire  Boat  Foot  of  Bay 

Street  F.E.   2 

Fire  Boat  Foot  of  Har- 
rison Street  F.B.  1 

Ashbury  Tank,  1243  Clay- 
ton Street  Tank 


Material  for  this  Report  was  assembled  by 
JOHN  T.  SCULLY 
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